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uDP 340-77 
25 Yebruary 1577 


MEMORANDUM FOR: Deputy virecter for «<iministration 


FROM i Clifford ou. cay, ur. 
wirestor of vata Srocessing 


SUBIECT > ODP scpert fer Week isding 25 February 1977 


office of communications/ ffice of iata i rocessing 


wert a ree men te 


Tne O/ODP and of kX! signed a joint Charter 
@ joint vooP/ec Planatag Urowp ae cuarter el 
te ansure identification asd solution Sf Faw 
UDe/OT joint actio:, to preduce Booed ee a ae 


oe. 


provide a formal onannal for tac exchange of pianndag informi~ 


tion. 
Progurement cordination 

ODP coordinate) a .7485 raquest for procurement on tie 
Avltiple Imagery *chancemant tystems (2188) for oh anc a 


request for additional ~P! sapacdty for the .PItl dew veta 
Syetem (NOS). 


The Ad Hoe Working Group mot to discuss the tentative 


Selection of an °¢fice of Finance project as tne initial candl- 


date for transmitting data From the field to Juadquarters. 


a variety of reasons, the of -roject ia no longer being con~ 


sidered, <ne SWerxing oroup will meet in the near future to 
velect another possivle candidate 


Jifice of vata processing Pianning 


Planndiag Gocume: its have been prepared for distribution 
to ODP managers. “ese documents concera COP objectives, 
planning eect ions. and suggested working groups for long 
range planning. 


CAMS 


Te ona deanentiiad 


Work has begun toward identifying the next increment for 
the CAMS system. COMIREN provided ODP with a report on humans 


Or 


engineering factors as one item of work for tne next ineremant. 
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evaluation of vendor proposals for the SAFE Uesign oor- 
vices contract was cotipleted and a recomsendation was made 
to tha Source Selection 3e0ard. .cgotiations snould wegin 
by 4 Marek and contractor personnel should o2 on site iy 
lL April. 


ODF ia reviewing the VDO Jocument storage and retrieval 
requirements with membors of the Icaformation Services Ztiaft 
to determine if a joint procurement is possible. ifn anticipa- 
tion tnat there will De a joint procurement, [000 is writing 
some additional sections for tnrc functional design paper. 


RAPID 


In response to APIO Steering -cmmittee concerns, tro 
items are being Boece inated with appropriate wffices. 1} 


discussioas were held a: a technical level conce:STATSPEC 
ing means to assure that 2 Messages earmarked for AFIS 


from external sources would be received by SAPID. oF the 
four external sources, tne integrity of messages is assured 
from three, . briefing is being prapared for the Steering 
STATSPEC committee to review the optional solutions for the fourts 


aed 


gource ({AUTODIN). 2) & draft sot of criteria for assessing 


en-going gontractor perfermance has been coordinated with 
After it is reviewed by OL, tne final set will ce pre- 
sente 


to the Steering Jomrittee. 
TADS 


Paperwork is being prepared to order office supplies for 
the YADS Implementation team. <ne delivery location for these 
supplies is etill not known, as OL sas not yet identified che 
1500 aquare feet of office space for the contractor. 


Suppert to w£Eice of fe Personnel 


PLRGTIOs - Integrated Pervonnel Information System. Sve 
fieation work is continuing in toe Staffiug and PL RSTLF funct 
areas, The user analyst accepted three out of four ELaSTLE 
specifications. ‘She fourth arses is pending a resolution of 
payroll interface for Leave Without Pay (LWOP) data. . solution 
is expected in this area within a week. 


Tarea worn ordors covering sclcdulcd madnatenanes wor. for 
the next five months hava Leen completed. 


Lo 
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Support to office of “inance 


GAS - General ..ccounting System. We infermed of c 
Ll of the 23 items in the “AS Administrator's memorancd: 


hat 

we completed by the and of february. ‘a also informed ’t 
- 

7 


2 WOaL? 
POT 
that we will start scheduling our work oy specific malitenance 


pariods; the first geriog wlll cover Hare) and April 1:77. 

FRS ~- Financial “«source fystem. We began our support 
of the FY-75 voregran exercise by producing worksheets for vac. 
viregtorate on 22 Sabruary, according to clan. Sudget -fficers 
will begin on-line input of program cudgot data Deginning 
Ll Harch 1977, 


training 


A two day Data Processing Concepts course was completcd 
wy £2 sbhudents. 


& one day Toteractive Systems Concepts course was com- 
pleted by 22 students. STATINTL 


» aine week TEC B and © started this week with Students. 


Clifford “Aay, 
vistribution: 
Ordg + % - adse 
1 - aa civ/Staft/ubeP 
1 - ODP Registry 
2 - O/D/ODP 


STATINTL 0/D/OD HEE: © /2-25-77 
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